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ACTION AID-05 

INFO OCT-01 AF-06 ISO-OO /012 W 

081869 

PR 180535ZFEB 75 
FM AMEMBASSY BANGUI 
TO SECSTATE WASHDC PRIORITY 5494 
INFO AMEMBASSY YAOUNDE 
AMEMBASSY OUAGADOUGOU 

UNCLAS BANGUI 0228 

E.O. 11652: N/A 
TAGS: EAID, CT 

SUBJECT: CAR PROPOSED R/R WELL ACTIVITY 

REF: STATE 35065 

1. PENDING SUBMISSION OF ESTIMATES FOR TRUCK RENTAL 
AND SALARIES EMBASSY PROVIDES THE FOLLOWING INFOR- 
MATION. OPERATION SCHEDULE AS FOLLOWS: DAY 1 - LOAD 
CHECK EQUIPMENT AND PURCHASE SUPPLIES; 2 - TRAVEL TO 
BOSSANGOA, SELECT DRILLING SITE. 3,4,5 - DRILLING 
OPERATION. 6 - TRAVEL TO PAOUA SELECT SITE. 7.8,9 - 
DRILL. 10 - TRAVEL TO BOZOUM SLECT SITE. 1 1,12,13 - 

DRILL, 14 TRAVEL TO BATANGAFO SELECT SITE, 15,16,17, DRILL. 

17 RETURN TO BANGUI, 18 BANGUI FOR SUPPLIES, 19 TRAVEL TO 
KAGABANDARA SELECT SITE, 20,21,22 - DRILL, 23 - TRAVEL TO 
NDF. T. F. 24,25,26 - DRILL, 27 - 28 - RETURN TO BANGUI. PROGRAM 
IS BASED ON 7 DAY WORK WEEK. WHEN SUNDAYS ADDED ONE 
SHOULD COUNT 32 DAYS. ALLOWING THREE DAYS FOR SLIPPAGE 
MAKES 35 DAYS. 

2. SUPPLIES AND EQUIPMENT ARE IN EXCELLENT CONDITION AND READY 
TO USE. DECISION HAS NOT YET BEEN MADE ON WHICH OF SEVERAL 
TRUCKS TO USE. IN ANY CASE SELECTION OF TRUCK WILL CAUSE NO 
DELAY. DRILLING MACHINE IS A SPRAGUE AND HENWOOD MODEL 
425-9-B CABLE CORE SAMPLER. THE OPERATOR OF THE RIG 
SAMMUEL SAOYET WAS TRAINED BY THE UN IN THE OPERATION OF 
THIS RTICULAR MACHINE IN CANADA. HE AND HIS CREW OF FOUR, 
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ONE ASSISTANT AND THREE LABORERS ARE PREPARED TO BEGIN WORK AT 
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ONCE. 

3. INTERPRETER NOT CONSIDERED ABSOLUTELY ESSENTIAL AS BAOYET 
SPEAKS SOME ENGLISH. PEACE CORPS OR MISSIONARIES ARE FOUND 

IN ALL BUT TWO DRILLING SITES WHO CAN HELP INTERPRET AS 
NECESSARY. 

4. EMBASSY WILL CABLE COST OF TRUCK AND LOCAL SALARIES 
SOONEST.DALE 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION EQUIPMENT, EXPLORATORY DRILLING 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 18 FEB 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BANGUI00228 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750057-0860 
From: BANGUI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750237/aaaabgpa.tel 

Line Count: 70 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 35065 
Review Action: RELEASED, APPROVED 
Review Authority: ElyME 
Review Comment: n/a 
Review Content Flags: 

Review Date: 16 MAY 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <16 MAY 2003 by McShalBA>; APPROVED <07 JAN 2004 by ElyME> 

Review Markings: 
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US Department of State 
EO Systematic Review 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
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